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NIO0TIAT1D CONTRACT 


. — 25X1 A 

Contract fte. HF~ 20 " KO 


The Perkin-Eilraer Corporation 25X1 A 

Halo Avenue 

Norwalk, Connecticut _ 

CONTRACT FOR:; Contract Work <s«e Schedule) Amounts 


Mail invoices to: ~ ^ ~ Per ifenssnce Period/»eiiv«ry 

Schedule: 


Inspection Point: 

Administrative Data: 


This contract is entered into, by ad between the United States of 
America, hereinafter called the Go t trtsneat, represented by the 
Contracting Officer executing this ;cn tract, and the abova-aasied 
Contractor which is a Corporation, inc< rpornted in the State of Haw 
York* hereinafter called the Costrsetor. 

The parties hereto agree that the : jntrector shall furnish the facilities 
and deliver ail supplies and p«r?o c all the services sst forth in the 
attached schedule issued hereunder, for the consideration stated therein. 

The rights etid obligations of the parties to this contract shall be subject 
to and governed by the attached t*e- *du»« ami General Provisions, in the 
event of any inconsistency between the schedule and the General Provisions, 
the schedule shall control. 

IS WITNESS WHEREOF, the parties her itc have executed this contract as 

of &/yr# tfo'&osr , if 56 


Signatures: 


25X1 A 



Tfrm tgftei*}- f ir, ? fatty f tvc* 

— 

The United States of America 

25X1 A 

i 



- 

i 

■*~™ 
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LI : CAT:. 


25X1 A 
25X1 A 


25X1 A 



signed thie contract on behalf >t the Contractor was «!»•«> 

of said Corpora Eton; that said contract was duly 
signed for and in behalf oi a«ul Corporation by authority of its 


25X1 A 


governing body, and la within d » scope of its Corporate powers. 


Corporate ”eal 



LI } 


25X1 A 
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30! 8 


ssctiof a - flic s 0Bjg S89B£!* 

In consideration ef the Concrete* pwferwc* of the ~?”*^*?*J* 
the total price of this contract, n<M«et to it ha proviaiena of the •wtioa 
. f {-Hia echadu La entitled ‘Price ted^termi nation, t* the price set forth 
in the attached Appendix l, each Appendix I being a part of the Schedule 
under thle contract, Payments under thin contrwt aMil ^ «de In accordmw^ 
with tha applicable payment clause cfc the General Provision®. On las® 
stated, all prices are F.o.B. 3a start ;ield, California. 


SECTION B - COBIMCT WB£ 

The Hating af articles and set i«8P to be furnlahed by the Contractor 
to tha Government and a description £ tn„ contract ttmm and spaci fleet tons 
in connection therewith are costal a»-l is Appendix I hereto. The aforo^ 
mentioned listing, aa from time to ravieed pursuant to the Changes clause 

Tt the General Prcvi lions. shall comtitute the contract work to be performed 
hereunder by tha Contractor . 


BBCTIOK C ■ 

The contractor shall perform e 
Government tha articles and itaws f 
with due attention to the schedule 
hereto. Whensoever the Contractor 
deliveries sat forth in Appendix I 
the control ©if the Contractor, or f 
Contractor shall iasaadiataly sc ®»tt 
action appropriate to the clrcwasta 


i services and shall deliver to the 
ipu'lated herein as soon as is practicable, 
f dulivelilaa as set forth in Appendix 1 
.•tall determine that the schedule of 

be met due to eirewastsneee beyond 
t othsr good and valid reasons, the 
fy the Contracting Officer in order that 
tee «sy be taken. 


SICTZOf » » WfflWfi 

Reports to be furnished by the Contractor to the Government in connection 
with the cent tact work ere as folic %s: 

1, Interi m Resorts ; 

A brief monthly report in*. eating the state of the production 
called for by this contra* >. a* of the and of each calendar 
month ; and a monthly prejr«f:tiot; of the anticipated dates of 
completion and delivery of the «nd items called for by this 
contract. 
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t. fina l Report s j 

{*) final Technical Baa. --ft 

A ***** technical report up cm. corap ! ©tlon of the contract 
work which will be i* revision of th« pertinent sections 
of the report fort- U ,«4 undec Section 5 2 <«> of Contract 
SC-21-54, 

(b> final f iscal Rep ort 

h final fiscal repot: in accordance with the requirements 
of the a action of tb a Schedule entitled ''"Price Sedater - 
mi nation. 


3. Other Repo rts 


Saeh other reports as are required from time to time or required 
prior to final payment he* -undur by the General Provisions of 
this contract, by other »#. ti.«t*e of this Schedule, ©r by Appendices 
or E:*hibita which era a pert of thin Schedule. 


smtzm m - MAivj Bi gy . r gevskaje,. p&ovxsxo$ts 

fk>tw± the tending the rsqulrsaaM* of any of the General Provisions of 
this contract to the contrary , when,.!-; ever the Contractor, in performance 
of the work under this contract, shall find that the requirements of any 
of the clause® ©f the General Provisions era in conflict with security 
instructions Issued to the Contractor by the Contracting Officer or fey Ms 
duly authorised representative tor ■■■tersity matters, the Contractor shall 
call the attention of the Contracl.l: ; Officer to such conflict and the 
Contracting Officer or hia duly art' sri z id representative for security 
matter* shall (i) modify or rescind iucb security requirstwaafc* or (ii> the 
Contracting Officer shall issue to ce Contractor a waiver of compliance 
with the raquiraisants of the Genera.: Provisiena conflicting with such 
security requirements. Any waiver >, eompUsnee with the General Previsions 
of this contract issued by the Cores se ting Officer Shall be in writing, except 
that the approval by the Contract! nj Officer of any subcontract issued here- 
under by the Contractor shall be. docmied to constitute approval of waiver of 
any clauses of the General provision in conflict with the stipulations of 
such subcontract. 


SECTION ? - SPECIAL SEC tJMTf RMievgais 

The Contractor shall not reveal <i> the specif ic nature or any details 
of the work being perforated hereuad#.- or (ii) any Information whatsoever 
with respect to the department cf rh ttsvsroanat sponsoring this contract 
mid the work thereunder except as th Contraeeor is directed or permitted 
to reveal such information by the Ce. tracking Officer or by his duly authorised 
representative for security matters » sad notwithstanding any clause or section 
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at thin contract to the contrary . "fit* Contractor shall not interpret any 
clause or section of this contract as requiring or permitting divulgencv 
of aiash information to any person, public or private, or to any officer or 
department of the Government without the express consent of the Contracting 
Officer or hisi duly author I serf repr tentative for security matters. 


sectiom q - Lr.Tr@ or xrorr wr uaiup 

This ia the Infinitive Contrae : ctmtnaplated fey the flatter of Intact 
issued fey the Government to tha Goat raster under date of i May 1956, and 
supersedes said hatter of Intent, Hark performed end payments made under 
said latter of intent shall fee dee**! to m %totk performed and payments 
made under this Definitive Contract- tha date of the fatter of Intent 
shall govern .for the determination «f tha priority status of this Definitive 
Contract. In tha avast of conflict :>et •warn thia Definitive Contract and said 
Letter of intent , thia Definitive C ttract sliail prevail. 


SECTtGU H - C QUJ3KUL CCHMBCtA L Q '.mKTJA h MCggHXWt 

The Gove3‘iMHent may , fro m time :•» time, for reasons of security, issue 
to the Contractor collateral cafwwsreial contractual documents, such m com- 
mercial forma of purchase orders, or other authorising documents, and the 
Government may make payment hereunder to normal commercial manner, or may 
make other arrangements with the Contractor utilising standard commercial 
mechanist!*, wi th appropriate netattons to Identify thia contract with such 
collateral commercial contractual ® ichantsc*, The Government warrants that 
any such commercial mechanisms lasutsl to tha Contractor will fee within tha 
scope of this contract and expand .- 1 :en t obligations or commitments incurred 
fey the Contractor fey reason of such ceecnareUtl mechanisms will fee considered 
expenditures, obligations or cam*! taints under this contract. The Contractor 
shall net identify such coasecrciei t eehaaismsi with this contract its its records 
or files and shall follow the inatr ritions oil the Contracting Officer ©r his 
duly authorised representative for * reurity mtters with respect to maintaining 
the individuality of the col let urn l :om«rctat contractual mechanisms and the 
individuality of this contract. 


&mmm i 


?*’ ti m m mm B 


In accordance with the clause of the General Provisions entitled Severn - 
man t -Furnished Property,'* the Sever sent nay from tiws to time furnish to the 
Contractor various items of equiprar.: for use in performance of this contract. 
Exhibit 1 hereto is a part of thia schedule and constat# of a listing of 
Govermtant -furnished property, afutpaanc, supplies, or other meter ia l (i) 
furnished fey the Government to the Contractor, (ii) returned fey the Contractor 
to the Government, or (ii i) still in possession of the Contractor. Hie Con- 
tractor shall maintain such Exhibit f current and up to date and shall periodical I 


CD 
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submit m the Contracting Officer r rUions cf such Exhibit l to reflect 
the rev lead status of Govenwaent - fu ilsied Item* in possession of the 
Contractor. The Contracted shall * - :wet fox ail such items furnished 
to the Contractor at the conclusion if this contract. 


SECTION J - INSPECTION ASP ACCgrW it end coja tBCTIOB Of BSPBCTS 

(4) Inspection, and acceptance if t'm supplies am I services called 
for herein* shall be made by the (Jovawsnsat at the Contractor’s plant* 

Norwalk, Connecticut, with respect > my item# fabricated and/or assembled 
and packed as individual or Integra'- units at the Contractor’s plant. With 
respect to i tors# fabricated and/or .viaartbled and packed as individual or 
integral units at subcontractor's plants, the point of inspection and sc - 
ceptance shall be at the plant of s sh subcontractor, 

(b) In the event it becomes ir: practicable for the Government to per* 
form inspection and acceptance at C. »t rector's or subcontractor’s plants. 
Contractor may deliver, and the 3bv ; me>t will! accept the supplies and/or 
services called for herein and at fa time* specified herein provided they 
are accompanied by a certificate -s i.aed by an officer of the Contractor 
eompaay that said supplies and /or *• rvless meet alt the requirements of 
the contract. Vox purposes of pay® at, Contract©!- shall be entitled te the 
contract price of such items upon delivery, At any time during performance 
of this contract, but not later tbs sis <&> months after such deliver) end 
acceptance, if inapeetlon of the supplies by the Government reveal* any 
defectiveness in material or workss- ship or otherwise not in conformity with 
the requirements of this contract, she Contractor, if m directed by the 
Contracting Officer shall correct « eh deficiencies at no increase or decrease 
in contract prica except «© provide . in tha clause hereof entitled ”FRICS 
B-SDETSBMtNATIOlll. 19 ■ 


SECTION E - PACKING Of T MW> fig tfgfl-B* 

Hie items delivered under this coat race shall be packed for domestic 
shipment in accordance with standard edwarttiat practices, except as other- 
wise specified in Appendix I herete 


(V l) 
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SECTM* h 




l, Because of t b* experimental and developmental nature of els® 
called for by thi# contract m»4 the front uncertainty as to the _ 

eo«t of performance hereunder , the tm agree that the contract price illeljIB 



Uithin 60 days after the c-aplotto® or termination of this eon* 

I Che Contractor will file wilt. the Contracting Officer a statement 
big. in a**ch form cod detail at the Sontsfsettng Officer «e? prescribe, 
-Rww— Smtractor ‘a coat of producing, f.fc» supplies or furnishing the services 
called for hereunder, together with each other information as may be perti- 
nent t« the negotiations Cor a revi? ed fluid, contract price* Such state- 
stent of coat shall fairly reflect tin normal operation of the Contractor e 
coat system. She Contracting Officer shall have the right at all reason- 
dble t i m es to i ^ak© or cause to be Slide such exsminet ions and audits of 
the Contractor * a boots, records, a* account# as he way raciest* 


A, Upon the filing of the at** ament end other pertinent informal ior 
rewired by subsection 3., above, the ‘entree tor and the Contracting 
Off icer will promptly negotiate in ; end faith fee agree upon a reaeon- 
able revised price for the entire extract Which, upon the heals of 
amth statement and other pert Inert nfomatien and the following, in- 
centive formula, will constitute £*k x and Just compensation to the 
•Contractor for the performance of this contract: 

{*) in the event that tfe* Contractor's actual, coat# 
of prodw iti the supplies and furnishing the services here- 
under are leas than the eoaftfwtt target cost# set forth in 
subsection 2 « above, the revis ed price shall be the sum of 
such actual coats, plus 20X of the amount by i&leh such 
actual costa are las* than thn conferee* target costs, pins 
f-h> contract target profit set forth l® aWbaectlon f above* 
provided, however, that la no wens shill such revised price 
exceed such actual cost® pi u* : .tt of the contract target coats# 


(t) lo the event that ttia Contractor's actoal costs 
are equal to or exceed the &mmm* target costa, the re- 
vised price shall equal the wsttrsot target price Set forth 
in subsection 2*, above. 


Hn revised price shall he evidenced hy an amend m en t to this 

contract. 

5, If, within 60 (toys after r» Tiling of the statement and the 
furnishing of the other partisan* Infor mat ion required by subsection 3 ., 
above, the parties shall fail to a ree upon a revised final price in ac- 
cordance with the provisions of this Section 1, the failure to agree shall 
be. iteirmur 1 to be a disagreement n !: i qjeatlon of fact ifelcb shall he dis- 
posed of I® aecordenee with tb© el erase of the contract entitled ‘’Mayntea"* 


vi it) 
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for say | mrposeo off sfea etf 
termination at the option or «e«w‘ 
without liaitatioe, eoaputatloR of 
contrast price of work net ter»i»at> 
fat revised contract prise agree# ei 
Section L, or dctetained tmtimx mht ■ 
the ceee aey be, with the raprtcin; 
in the Uaht of work perfonaed tc t 


■use Of this concracr prov *.«**»& 
eras of the Govetnaent (ioclu4 
the total contract price*' eai 
4 ’ ) , the contract price shell ' 
■oft on4er subsection 4* of this 
iCtisn 5, of this Section l>, ee 

fonule appropriately adjusted 

..a tine of tarainatioc . 


o fh« contractor agrees t© taaiatain book#, records » doeuaeats, 
end other evidence pertaSlag to costs *®d wtptnses of chl» con- 

principles and practices, eml *o ****** eed in fetal! 
necessary for eatabliabaect of eoata opolie«kU to Uaja 
contract subject to price r«vf*i<m. Coaixoc^r f h ** 1 
the coats of any ites, charge, or M*vi«a» **»• price of which is 
finei «o 4 net object to revieioo te accordance with the provisions 

of this Section h. 
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. kLX- 


APPtliMS I 


/List here the articles, earvicsa • d supplies to bo furnished, with 
descriptions .and specif; ieatten* , ptl.ee or prices, and delivery schedule. 
Include by reference any existing collateral specifications or descriptions 
of the work to be performed./ 


4 






// 4/ ¥ 





dtt-¥ 


4... 
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Aftasnx i 


It etm to b® furnished by Contracted 


fh© Contractor will be paid a i tal price of 
to the provisions of Section L of tl « Schedule, entitled 
!»i nation, for parforraance of the sc vie 
sat forth under Items 1 - 30 . 


I subject 
Price tad at st- 
and furnishing the supplies 


i 


25X1 A 
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\ 

isms or 6WHML provisions 


1. 

2 . 

3. 

4. 

5 . 

6. 

7, 

8. 
9. 

io. 

u, 

12 . 

13. 

14 . 

15. 

16 . 

17. 

18. 

19. 

20 . 
21 . 
22 . 

23. 

24 . 



35. 

36 . 

37 . 


SKFIMITIOSS. 
CHANGES. . . 
EXTRAS . . . 


******* 
# *#■***•* 
#**#*■ 6 * 


OFFICIALS MO* 
COVENANT AGAIN 


* * » 

• * # 


*4*4 
* • # « 


. 1 


»***■*-* 

****** 


* * 
# * 


**#«***« 
**#*•*-** 
• * »***•* 
**** **** 


IMSPEGTICN ............ 

RESFCKSIBX LITY FOR CONTRACT BORE . 

PAYMENTS ....... 

PROGRESS PAYMENTS. . . 

ASSIGHMEH? Of CLAIMS . 

FEDERAL, STATE AND LOCAL TAXES 
DEFAULT ........... 

DISPUTES ........... 

NOTICE AM) ASSISTANCE RECAPPING MTU* ISF1ISS8KEST. .... 
BUY AMERICAS ACT .......... 

comer utat. ........... 

eight-hoi* us or m2 . 

IIALSa-SEALET PUBLIC CONTRACTS ACT. , 
soB-DiscaiPiMrios is mmtmmm , 
to umi ...... 

rr emumssr mm . . 

TERMINATION FOR CONVENIENCE OF TW W StMBf. . 

SUBCONTRACTS . .... 

INSPECTION AM) AUDIT . 

AUTHORI iATIOi AND COMSSRT. ..... 

j*<r% > « ■* mrtr o 

GftATIJi JTI £►»' # «••*•«* * *• 

OOVSUiWEKT-PURHlSHED PROPERTY . 

REPORTING Of ROYALTIES,. . . . 

EMPLOYMENT OF AUERS . 

MILITARY SECURITY REQUIREMENTS 
BELAY IN DELIVERY OF BATA . . 

COPYRIGHT. ..... 

FILING OF PATENT APPLICATIONS 
PATENT RIGRTS. , . . 

FiamsHiic car materials or supplies tst owMoarr's option 
Utilisation of skall business cosc/t s 

SHIPMENTS. ...... 

EXAMINATION CT RSCO&DS 
REKEGGTI ATI OR . .... 


* * < 

* * 

* 

* * ♦ 

* * # 

* * 4 * • 

***** 
* 4 * 

• * « * 

* * * * 

L * * 9 

* A * f 


* * ** ***••#*« 
************ 
*•*•#«*♦**♦ 4 

**** ******** 
* * * * * * * * * * *• ♦ 
***•■****•***» 
** ** ******* * 
****** 
** **** **** 
«»*■*•****♦ -*• 
*•••• ****** 

**•***#•*#***■ 
w**** #** **■■* 

* #•*•*••'*** 
»******#••■* 
*•***#*•*•* 
• *•***«*»«• 
• «*•**#» **• 


* * * * 


*r * « * 
* * * • 
• ft* 


*■ * 

«■ * 


* * 


****** 
****** 
« ******** * 

• ***•*«**« 


4 


2 

A 

£-$ 

4 

6 

"i 


.10 

.10 

,10 

.14 

,15 

,15 

,15 


.21 
.21 
.22 
.22 
.23 
.23 
. 26 
.26 
.27 
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GSMtfLAL HUDV-Uioni 


1 . DSFISmOHS 

Am used throughout this contra; t» t'bs following terms shall hava the 
meanings sat forth below: 

(a) The Term "Secretary ; raear • the Secretary, the Under Secretary, 

or any Assistant Secretary of tha t* pertment and the head, or any assistant 
head ©£ tha executive agency; and the term hi* duly authorised representa- 
tive any parson or parsons er hoard (other than the extracting 

Officer)’ authorised to act for the Secretary; and tha term DapartBwnt naans 
that component of the Govern® ant having cognisance of this contract and 
represented by the Contracting officer executing this contract, 

(b) The term Contracting Off’ :c«r mean* the person executing this 
contract on bahalf of tha Governs*!; ' , mS any other officar or civilian 
employee who is a properly designated Contracting Officar; and tha term 
includes, except as otherwise provided in this extract, the authorised 
representative of a Contracting Officer acting within the limits of his 
authority. 

(c) Except as otherwise provided in this extract, the term sub- 
contracts 1 includes purchase order* under ehle contract. 

(d) the term contract work* means ail work to be performed under 
this extract including any studio* covering fundamental , theoretical, or 
experimental Investigations; any extension of tha investigative finding* 
and theories of a scientific and technical nature into pricticai appli- 
cation; any tangible item#, barei.-m ..tar referred to as supplies, if called 
for herein, furnished to the Govern -ant; and any reports, data, computations, 
plans, drawings, and specification* with respect to the foregoing. 


2. CHAMOIS 


The Contracting Officer may, ef; any time, by a written order, and with- 
out notice to the sureties, if any, make changes in or addition* to drawings 
or «peci fleet ion* , iaeue additional instruction*, require modified or ad- 
ditional work or services within the general scope of the extract, change 
the place of delivery or method of shipment, or the amount of Government 
furnished property. If any such cl< ng* causes an increase or decrease in 
the coat of, or the time required for, performance of thia contract, an 
equitable adjustment shall he made in the contract price, or time of perfor- 
mance, or both, end the extract ahull fee modified in writing accordingly. 

Any claim by the Contractor for adjustment under this clause must be asserted 
within sixty (60) days from receipt by the extractor of the notification of 
change: PJ&9TDSD, HOWSVSR, That tie Extracting Officer, if he decides that 

the facts justify such action may receive and act upon any such claim asserted 
at any time prior to final payment under this contract. Failure to agree to 
any adjustment shall be a dispute concerning a question of fact within the 
meaning of the clause of this extract entitled Dispute*. However, nothing 
in this clause shall excuse the Cor race or from proceeding with the contract 
as changed. 
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EXTRAS 

Except as otherwise provided s this contract, no payment for extras 
shall he wade unless such extras sum! the price therefor have bees- authorised 
in writing by the Contras ting Off ;ai. 

INSPECTION 

All services, material and w lo&anshlp shall be subject to inspection 
and test by representatives of tin: Government. For this purpose, tho Con- 
tractor shall, allow at all reason*.. -ie times, to the extent approved In 
writing by the Contracting Off tear or him duly authorised representative, 
inspectors and other Government personnel free access to the plant and 
operation* and shall provide ail i aaorabia facilities and assistance for 
the safety end convenience of the i&vensMnt inspectors in the performance 
of their duties* 

utionnzun for contract mm 

Except as otherwise provided t a this contract, (i) the Contractor 
shall be responsible for the contract work until it is delivered at eh© 
designeted delivery point, regard 1. so of the point of inspection. mt4 
(ii) the Contractor shall bear all ci*m. sa to rejected wJrk .Sixties 
of rejection. 

PAYMENTS 

The Contractor shall be paid, jpon the submission of properly certified 
invoices or vouchers, the prices stipulated herein for contract work delivered 
and accepted, leas deduction, if any, as herain provided. Unless otherwise 
specified, payment will be made on partial deliveries accepted by the Govern- 
want when the amount due on such dUivlerien so warrants; or when requested 
by the Contractor, payment for accepted partial deliveries shall be made 
whenever such payment would equal exceed either 91,000 or 50 percent of 
the total amount of thia contract . 

PROGRESS PAYMENTS 

(a) Progress payments, afeich are hereby defined as payments prior to 
acceptance, on contract work in prepress for the Government under this con- 
tract, may be made upon the follow!: • terms and conditions. 

(bj The Contracting Officer i«sy* from time t© time, authorise progress 
payment to the Contractor upon proj rty acquired or produced and services 
performed by it for the performance of thia contract: PROVIDED, That such 
progress payment shall not exceed the cost to the Contractor of the property 
and service# upon which payment ia sada, which coats shall be determined 
from evidence submitted by the Contractor and which mat be such sa la 
satisfactory to the Contracting Officer; and PROVIDED FURTHER, That in no 
av ® nt unliquidated progress payments (sa© (e) below) 

and of jiailquidated qdvancs payment^, if any, made under this contract, 

6 * 98 " percanj .©f the total corf • ace price of supplies or services still 
to bt„4niiver?d. 
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<c) Qj the making of any ps ogres# payments under this contract, 
title to ell parts, materials, In* t stories, work In progress, end non- 
durable tools theretofore acquired >r produced by the Contractor for 
the performance of this contract a- i properly chargeable thereto under 
sound accounting practice shall vs?: in the Governments PROVIDED, That 
nothing herein shall deprive the Z -itrscrcr of any further progress or 
final payments due or to bacon* dee hereunder; or relieve the Contractor 
or the Government of any of their respective rights or obligations under 
this contract, 

(d) The Contractor represents and warrants that the property, upon 
which any progress payment ie made isreuader, shall be cleared of all 
liens and incumbrances of any kind whatsoever upon receipt of any progress 
payment . 

(a) In making payment for tbs supplies furnished hereunder there 
shall be deducted from the contras price therefor a proportionate amount 
of the progress payments theretofore mad* to the Contractor, under the 
authority herein contained. 

(f> It is recognised that property (including, without limitation, 
completed supplies, spare parts, drawings, information, partially completed 
supplies, work in progress, mater tale, fabricated parts and other things 
called for herein) title to which is cr may hereafter become vested In the 
Government pursuant to this clause iill from time to time be used by or put 
in the care, custody or possession if the Contractor in connect ion with the 
performance of this contract, The mtraefcor, either before or after receipt 
of Notice of Termination at the optic®, of tie Government, may acquire or 
dispose of property to which title is vested: in the Government under this 
clause, upon terms approved by the Contracting Officer; PSDVXMB, That after 
receipt of Set ice of Termination, m xy such property that is a part of ter- 
mination inventory may be acquired ;>r disposed of only in accordance with 
the provisions of the termination rletiaa of this contract and applicable 
laws and regulations'. The- agree*! -ice (in case of acquisition by the Cor- 
tractor) or the proceeds received by the Contractor (in case of other dis- 
position) , shall, to the extent tmt such price and proceeds do not emceed 
the unliquidated balance of program •< payments hereunder, be paid or credited 
to the Government as the Contract iti;; Cf fleer shall direct; and such un- 
liquidated balance shall be reduced accordingly. Currant production scrap 
may be sold by the Contractor withp.st approval of the Contracting Officer 
but the proceeds will ba applied at provided in this paragraph (f) , provided 
that any such scrap which is a per? of termination inventory may be sold only 
in accordance with the provisions t *: the termination clause of this contract 
and applicable lews and regulations Bpon liquidation of all progress payments 
hereunder or upon comp l at ion of deliveries called for by this contract, title 
to all property (or the procaada dwseaof) which has not bean delivered to and 
accepted by the Government under this contract or which has not been incorpo- 
rated in supplies delivered to srd tfsccpted by the Government under this 
contract and to which title bee fcacr. vested in the Government under this 
clause shall vest in the Contractor . 

(g) The provisions of this s< r tract referring to, ‘'Liability for 
Government -Furnished Property'* «y ..ay other provision# of this contract 
defining liability for Government -fr'TOished property shall be inapplicable 
to property to which the i ov erameu shell have acquired title solely by 
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virtue of the provisions of thie c? aiae. The provisions of this clause 
shall not relieve the Contractor ft m risk cf toes or destruction or 
d amag e to property to which title 'sets its the Government under the 
provisions hereof. 

(h) If this contract (as hare to fere or hereafter supplemented or 
amended) contains provisions for advance payments, and is addition if 
at the time any progress payment it to be ns da to the Contractor under 
the provisions of this progress pa; mat# clause any unliquidated balance 
of advance p&yraente is outstanding, then notwithstanding any other pro- 
viaiona of the Advance Payments clausa of this contract the net amount* 
after appropriate deduction for liq-iidatioe of the advance payment, of 
such progress payment shall be dcp< .sited in the special bank account or 
accounts maintained as requited by the provisions of the Advance Payments 
clause, and shall thereafter ho vi idrewn only pursuant to such provisions. 

JUBXXMim Of CLAIMS 

(a) Pursuant to the provision..* of the Assignment of Claims Act of 
1940 as amended <31 U. S. Code 203 , 41 y, S. Code 15), if this contract 
provides for payments aggregating 11,000 or wore, claims for moneys due 
or to become due to the Contractor !roa the Government under this contract 
may be assigned to a bank, trust c« apany, or other financing institution. 
Including any federal lending agency, and «ity thereafter he further as- 
signed and reassigned to any such uiatitutiew. Any such assignment or 
reassignment shall cover all araoun :i payable under this contract and not 
already paid,, and shall net he mad 1 to more than one party, except that 
any such assignment or reessignmen may be ssade to one party or agent or 
trustee for two or more parties participating in such financing, Notwith- 
standing any other provision of contract, payment to an assignee of 
any -moneys due or to become due under this contract shall not, to the 
extent provided in said Act as arte i led, be subject to reduction or set-off. 

<b) In no event shall capias >1 this contract or of any plans, speci- 
fications, or other similar documents relating to work under this contract, 
if marked Tqt SSCRST, 'SECRIT, 'OCliFIDShinAL, ” be furnished to my 
assignee of any claim arising unde this contract or to any other person 
net entitled to receive the same; ItDVtBSD* That a copy or any part or 
ail of this contract so marked may ?e furnished, or any information con- 
tained therein mpy be disclosed, t such assignee upon the prior written, 
authorization of the Contracting 01 fleer, 

(c) The Contractor shall obtain the written authorisation of the 
Contracting officer prior to the assignment ©£ any rights under this 
contract, 

PSSIBAL, STATS AND LOCAL TAXES 

<«) BMINITIOSS, As used th : augheut this clause, the following terms 
shall have the meanings set forth 'elowt 
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(i) fhe tew direct tax .muti* any tax or duty directly 
applicable to the coagpletud aopp lie* or services (u distinguished 
fro® fcaxau directly applicable to metarials and consonants used 

in the Manufacture or famishing of the eradiated supplies or 
services) covered by this «oat***c or any ©that tax or duty fro® 
which the Contractor or this transaction Is exempt, I* includes 
any tax ©if duty directly apptl c.s hie to the importation, production, 
processing, Manufacture, construction, sale, or use of such supplies 
or services! it also includes my £a* l anted on, with respect to, 
or measured by sales, receipt# iron sales, or use of the supplies 
or services covered by this coal tact, The ter® does not Include 
transportation taxes, unemploye* at compensation taxes, social 
security taxes, income taxes, exesaa-profit* taxes, capital stock 
taxes, property taxes, and such other ta:i*a as are not within the 
definition of the tar® -direct tea r «e set forth above in this 
paragraph . 

(ii) The tew ‘contract 4*te means the affective date of 
this contract. For the purpose of any additional procurement of 
supplies or services called fet ay any a.|rae«ent supplemental 
hereto, the tens contract dat# ' ahull refer to the date of such 
supplemental agreement. 

(b) FESSiAL, STATE AMD LOCAL TiiXBS. Except as may be otherwise 
provided in this contract, the cent met price includes all applicable 
Federal, State and local direct taxes- la affect on the contract date, 

(c> PRICE ADJUSTMENT. If, after the contract date, the Federal 
(Jovercfsant or any State or local gorc ro aatit either imposes or Increases 
(or removes m exemption with reaps* t to) any direct tax or any tax 
directly applicable to the material# or ^waponeota used in the smew- 
lecture or furnishing of tha complains Cffliti or aervicea covered by 
this contract, the contract price shall be correspondingly increased, 
and if interest and penalties are imurrwi by reason of daisy in payment 
of such tax on tha instruction of the. Contracting Off tear, and such 
interest and penalties are legally IvfoMd, the contract price shall ha 
correspondingly increased. If, after the contract data, the Contractor 
is relieved in whole or ia peart fro# the payment or the burden of any 
direct tax included in the contract fries, or any tax directly applicable 
to the materials or components seed ir the manufacture or furnishing of 
tha completed supplies or services revered by this contract, the Contractor 
agrees promptly to notify the Oentw Sieg Office of such relief, and the 
contract pries shall be c©rreapondlr>:;lw decreased or the amount of such, 
relief paid over to the dower want . Invoice* or vouchers covering any 
increase or decrease in contract prl • a pursuant to the provisions of this 
paragraph shall state tha amount thereof, as a separate added or deducted 
item, and shall identify tha particular tax Imposed, Increased, eliminated 
or decreased. 
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sax or duty has been Included in 
; uated under paragraph (c) of thin 
r tag to a refund or drawback by 
supplies covered by this contract, 
eh* manufacture or furnishing of 
#7 fcd by thic contract, the Contractor 
i« Contracting Officer thereof and 
drawback obtained will he paid over 
amounts due from the Government 
•i t iiwit the Contractor shall not be 
irawback unless so requested by the 


(d) EfifOKB OE 0RAH8ACK. If at 
the contract price or the price as a* 
cl au se, and if the Contractor Is aett 
reason of the export or re-expert of 
or of (Materials or components used ti- 
the completed supplies or services on 
agrees that he will promptly notify * 
that the amount of eny such refund ot 
to the Oowensswaat or credited a gains' 
under this contract; PtOVIDSB, IKMIft 
required to apply for such refund or 
Contracting Officer. 

DEFAULT 

(m) the Goveramant nay, auojuc to the provisions of paragraph (M 
below, by written Settee of Default :? the Contractor, terminate the 
whole or any pert of this contract In any one of the following circum- 
stances i 

(i) if the Contractor fails to wake delivery of, or to 
perform* the contract work with! a the tine specified herein or 
any extension thereof; or 


(ii) If the Contractor £*.i 
provisions of this contract, or 
endanger performance of this c#i 
terns, end in either of these 
such failure within a period of 
period as the Contracting Offie< 
after receipt of notice from th 
such failure. 

(b) The Contractor shall not b 
any failure to perform the contract 
control and without the fault or nan 
causes include-, but are act restrict; 
enemy , acts of the Government , first 
restrictions , strikes, freight enbs 
defaults of subcontractors due to ars 
Officer shell determine that the can 
contractor was: obtainable fro© other 
the Contractor to meet the required 

(c) la the event the ©overawe^ 
or in part as provided in paragraph 
may procure, upon such terms and in 
may dew appropriate, contract work 
Contractor shall be liable to the 0 
similar contract work; PROVIDED, Th- 
performacce of this contract to tbs 
v la ions of this clause. 


la e© perform my of the other 
so fails to make progress as to 
tract in accordance with its 
o circumstances doss not cure 
tea (19) days (or such longer 
r any authorise in writing) 
dost rae ting Officer specifying 

:t liable for any excess costa if 
arises out of causes beyond the 
. igancu of the Contractor. Such 
:4 to, acts of God or of the public 
, floods, epldaaics, quarantine 
•see. unusually earner# weather, cad 
y &£ auefc. causes uni ass the Contracting 
tract work to bo furnished by the sub- 
sources in sufficient time to permit 
ieiiv-sry schedule. 


(a) 


terminate* this contract in whole 
of this clause, the Government 
iwch tanner as the Contracting Officer 
timf iar to that so terminated and the 
vetmmant fer any emeasa coats for such 
t th* Contractor shall continue the 
sa&aat not terminated under the pre- 
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<d) If tMs contract is temU 
©f this clause, the Sovernment, in « 
in this clause,, any require the Qam 
t© the Goverraswmt, in the wanner mm. I 
Contracting Officer, (i) any c empiet 
partially e©»f*tete<i contract work m 
jigs, fixtures, plans, drawings, ini 
after called 'Manufacturing eaters. a I 
produced or specifically acquired f 
contract as has bean terminated; an 
©f the Contracting officer, protect 
the Contractor in which the Oovemtf 
shall pay to tha Contractor ths cent 
work delivered to sad accepted by t* 
upon by the Contractor and the Conti 
materials delivered to and accepted 
taction and preservation of prepart j 
dispute concerning a question of f*<- 
of this contract entitled '"Disputes 


nted as provided in paragraph (a) 
Iditlon to any other rights provided 
factor to transfer title and deliver 
to the extant directed by the 
id c<sn«r«et work, and (it) such 
4 materials, parts, tools, dies, 
>r»etlon, and contract rights (herein- 
S 3 the Contractor has specifically 
x ths performance of such part of this 
the Contractor shall, upon direction 
md preserve property in possession of 
■st has ait interest. The Covsmiser.t 
-met price for completed contract 
s Government and ths amount agreed 
-acting Officer for menufacturing 
&y the Gwarnrwmt and for the pro- 
. Failure to agree shall bs a 
t within the meaning of the clause 


(a) if, after notice of tecs? action oiE this contract under the 
provisions of paragraph (a) of this s Jause, it is determined that tha 
failure to perform this contract is fen to causes beyond the control 
end without the fault of negligence of the Contractor pursuant to the 
provisions of paragraph (b) of this clausa, such Notice of Default shall 
be deemed to have been issued purse*, at to the clause of this contract 
entitled Termination for Convenlam e of the Government,' and the rights 
end obligations of the parties hares o shall in such event be governed 
by such clause. 

(£) if the Contractor will ba unable to complete the contract 
work and make delivery at the tin# specified in the schedule, it say 
give the Contracting Officer written noties of the anticipated default 
with the reasons therefor, provides such notice is given not less than 
forty- five (45) days before the eon; lotion date specified in the schedule 
or within such time as tha Contract ng Officer deems sufficient. If 
ouch notice is duly given, them, t* the extent the interest of the Govern 
stent mokes an extension desirable, H« Contrscting Officer may, in hi® 
discretion, extend the period of tii.* specified in the schedule for such 
period &b he deesss m&A cotitreet ehail then he modified 

in writing accordingly. 


DISPUTES 

Except as otherwise provider %:i this contract, any dispute concerning 
a question of fact arising under this contract which is not disposed ©£ by 
agreement shall be decided by the extracting Officer, who shell reduce his 
decision to writing and mail or e&.stwiee furnish a copy thereof tc the 
Contractor. Vi thin thirty (30) day- •» frora tha date of receipt of such copy, 
the Contractor may appeal by ■alitor; or otherwise furnishing to tha Con- 
tracting Officer a written appeal addressed to ths Secretary, and the 
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decision of the Secretory or his ehtly authorised representative for the 
hearing of each appeals shall, uni sa determined by a court of competent 
jurisdiction to have been fraudulent or capricious or arbitrary ©r so 
grossly erroneous ao necessarily to imply had faith, or not supported 
by substantial evidence, be final rod * reclusive; PE6VXBEB, That, if 
no such appeal is taken, the dec it- on of the Contracting Officer shall fee 
final and conclusive. In connection with any appeal proceeding under 
this clause, tha Contractor shall In afforded an opportunity to be heard 
and to offer evidence in support c. its appeal. Fending final decision 
of a dispute hereunder, the Contractor shall proceed diligently with the 
performance of tha contract and it accordance with the Contracting Officer's 
decision. 

12. NOTICE tm ASSISTANCE RSGAtBIhS Pi SHT IftOTEHCSMih? 

(a) If the amount of this ecr tract ie in excess of $5,000, the 
Contractor agrees to report to the Contracting Officer, promptly and 
in reasonable written detail, each claim of patant infringement based 
on the performance of this contract, and asserted against it, or against 
any of its subcontractor* if it has notice thereof. 

(b) la the event of litigati: a against the Government on account: 
of any claim of infringement artel rg out of the performance of this 
contract or out of tha use of any t applies furnished or construction 
work performed hereunder, the Cent* actor agrees that it will furnish 
to the Government , upon request, ail evidence end information in its 
possession pertaining to the defeats of such litigation. Such infor- 
mation shall be furnished at tha expense of the Government except in 
those cases in which the Contrac ;o: ha® agreed to indemnify the 
Government against the claim being se sorted,, 


13. B m AHStlCAK ACT 


The Contractor agrees that there will he delivered under this contract 
only such unmanufactured articles, nateriale end supplies (which tern 
‘articles, materials and supplies Is hereinafter referred to in this 
clause as supplies") as have 'been -ained or produced in the United States, 
and only such manufactured supplies as have bean manufactured in the 
United States substantially all from supplies mined, produced or manu- 
factured, as the case may he. In the Hatted States. Pursuant to the 
Suy American Act (41 U. S, Gods 182 -4) , the foregoing provision shall 
not apply (i> with respect to supplies excepted by the Secretary from 
tha application of that Act, (it) with respite t to supplies for use outside 
the United States, or (til) with respect to the supplies to he delivered 
under this contract which are of a class* or kind determined by the Secretary 
or his duly authorised representative not to be mined, produced, or manu- 
factured, as the ease mey be, in tha United States in sufficient and 
reasonably available commercial quantities and of a satisfactory quality, 
or (iv) with respect to such supplies from which the Supplies to be de- 
livered under this Contract ere matr.ifee eared, as are of a class or kind, 
determined by the Secretary or his luly authorised representative not to 
be mined, produced, or manufacture., m the case My be, in the United 
States in sufficient end reasonably available commercial quantities end of 
a satisfactory quality; PROVIDED, T-j|t this exception (iv) shall not permit 
delivery of supplies menu lectured «, tslda the United States If such supplies 
are manufactured in the United St a- m in suf ficient and reasonably available 
commercial quantities and of a set? factory quality. 
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14. COKYICT UlOft 


In connection with the perform c© of work under thin contract, the 
Contractor agritea not to employ aa? ;.«t9«b undergoing sentence of im- 
prisonment at hard labor. 

is. guHt-aom lav m m2 

This contract, to the extant tl s It la of a character specified in 
the Sight -Hour Law of 1912 aa amer-d* ! (40 U, S, Code 324-326) and is not 
covered by the Halah-Heaiey Public c mtrmt* act (41 U. S. Coda 35-45) , 
ia subject to the following previa i< a and except ions of eaid Eight- Hour 
Law of 1912 as amended, end to alt ocher provisions and exceptions of 
said Law: 

So laborer or mechanic doing a t part of the work contemplated by 
this contract, in the employ of the lontraetor shall be required or per- 
mitted to work more then eight hoars in any one calendar day upon such 
work, except upon the condition that compensation is paid to such laborer 
or mechanic la accordance with the v revisions of this clause. The wages 
of every such laborer and mechanic cp toyed by the Contractor shell be 
computed on a basic day rate of etf- t hoars per day f end work in excess 
of eight hours per day Is permittee only upon the condition that every 
such laborer and mechanic shall be rewpansated for all hours worked in 
excess of eight hours per day at at less then one and one-half times 
the basic rate of pay. For each violation of the requirements of this 
clause a penalty of five dollars a! 1< he imposed upon the Contractor 
for each such laborer or mechanic .-r every calendar day in which such 
employee is required or permitted * > labor sore than eight hour# upon 
said work without receiving compensation coeputed is accordance with 
this clause; and ail penalties thus, imposed shill be withheld for the 
use and benefit of the Government . 

IS. WALSH- HI* LEY PUBLIC COKTBACYS ACT 

If this contract is for the mew fiat turn or furnishing of materials, 
supplies, articles or equipment is am amount which exceeds or may exceed 
110,000 and ia otherwise sub] set U< the deleh-ilealey Public Contracts 
Act as amended (41 11. S. Cods 35-4! ) , there are hereby incorporated' by 
reference ail representations and . tipuiations required by seld Act and 
regulations Issued thereunder by tie Secretary of labor, such repre- 
sentations end stipulations being f object to all applicable rulings end 
interpretations of the Secretary ; Labor which are now or may hereafter 
be in effect, except that the Cent actor shall sot be required to include 
this clause In subcontracts issuer hereunder when the inclusion of this 
clause in a subcontract would j*ej--trdS»e or conflict with the security 
considerations established in cc set ion with this contract. 

i?. aoHoiscRiMiiiATioH u mpummt 

(a) In connection with th* •. sefc-raancs of work under this contract, 
the Contractor agrees not to disc i ia&nate against any employee or appli- 
cant for employment because of ra*s f religion, color, or national origin. 
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aforesaid proviiioa shall j&m.tde, Inst not be United to, tha 
following: employment, upgrading donation, or transfer; recruitment 
or recruitment advertising; layoff or uarmi nation; rates of pay or 
other forms of compensation; trne i. Uctlon for training, including ap- 
prenticeship. The Contractor agrees to post hereafter in conspicuous 
piaeee, available for essployeea m..; applicant# for employment, notices 
to be provided by the Contracting ■ f fleet setting forth the prevision* 
of tha nondj acriminat i on clause. 

(b) The Contractor further agree# to insert the foregoing provision. 
in ® y b8o«tracts issued hereunder , xcept subcontracts for standard com- 
mercial supplies or raw materials, and escuajpit as Insertion of the fore- 
going provision in e subcontract %-u)4 Jeopardise or conflict with the 
security considerations eatabliahed i» conn action with this contract. 

OFFICIALS mt TO Btmw If 

10 manhe? of or delegate to C. agruss, or resident conwissioner, ©hall 
be admitted to any share or part si this contract, or to any benefit that 
may aria® therefrom; but this provision shall not be construed to extend 
to this contract if made with a corporation for its general benefit. 

C<»V8SA!T AGAJCRST COUtlNGUtT FtEg 

Tha Contractor warrants tha*.: no person or selling agency has been 
employed or retained to solicit or licence title contract upon an agreement 
or understanding for a commission, .jercaataga, brokerage or contingent fa© 
excepting bona fide employees or bmia fide established cohere lal or sailing 
agencies maintained by the Contract jr for the purpose of securing business. 
For breach or violation of this warranty the Government shall have the right 
to annul this contract without Uahatty or ia its discretion to deduce from 
the contract price or consideratiai the full amount of such commission 
percentage, brokerage or eonting*,*. fee, 

Tsp.MiKATTOH FOR c^vtfgj srcs of »m - mmmmr 


(«) The performance of serb t t 
the Government in accordance with it 
tisse in part, whenever the Contract, 
termination is In the bast interest?, 
shall be effected by delivery to tit: 
specifying the extent to which perl*, 
terminated, and the date upon which 


der this contract may be terminated by 
is clause in whole, or from time to 
ag Officer shall determine that sue?: 
of the Soverament . Any such termination 
Contractor of a hot ice of Termination 
caanc# of work, under the contract is 
•writ termination becomes effective. 


(b) After receipt of a Ms ties of Termination, and except as otherwise 
directed by tile Contracting Officer* th« Contractor shall (1) atop work 
under the contract on the date and i» the extent specified in the notice 
cf Termination; (2> place no further order# or subcontracts for materials, 
services, or facilities except as auy be oecoseery for completion of such* 
portion of the work under the contrast &a is not terminated; (3) terminate 
all orders and subcontracts to the ±t£mi that they relate to the perfor manc e- 
of work terminated by the totiee ©f fer^iaatlon; (4) assign to the Government 
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r at the timet, mi I o the extent directed fay the Contracting 
officer, all of the right* title, mhI interest of the Contractor under 
the orders and subcontracts so tendnatad, in which ease the CSovernmeat shall 
imvm the right , in its discretion, to ssttile or pay any or ell claisea arising 
out £}ie feewthation of such oritra and nubcontracts; <5> settle ail out- 
standing liabilities sad all claims arising out of such termination of orders 
and subcontracts, with the approval or ratification of the Contracting Officer, 
to the extent he may require, which approval or ratification shall he final 
for all the purposes of this clau.it »* («) transfer title and dt liver to the 
fevernweat, in the manner, at she times, and to the extent, if any, directed 
by the Contracting Officer, <i) elm fabricated or unfabricated parts, work 
in process, collated work, suppl.; *#, ««d other material produced as a part 
* c <P* lr ® < * ln connection with the performance of, the work terminated 
by the Sotice of Termination, and <ii) the completed or partially completed 
plans, drawings, information, and »taer prc party which, if the contract had 
baea completed, would have been » juirrui to he furnished to the Severnment; 

111 LTi!* b f 8t * ffoT J* to * cU > ; a thm asnnar, at the times, to the extent, 
and at the price or prices directed or authorised by the Contracting Officer, 

SL?SSr 3f S fi jf^“^ y9 **t. r * lwar ^ £# lft ? mUiw C6) Of thie paragraph, 
PEOyiBSD, BCWKVtt, That the Centra, tor (i) shall not he required to extend 

C tC my purchMer * <**> ; ey acquire any such property under the 
conditions prescribed by and at a price or prices approved by the Contracting 
Officer i and PROVIDED FURTHSR That the proceeds of any each tr an sfer or 
disposition shall be applied in reduction of any payments to he made fey the 
Government to the Contractor undo* this Contract or shall otherwise fee 
credited to the price or cost of the work covered by thie contract or paid 
in such other manner as the Centra- ting Officer may direct; (8) complete 
performance of such part of the work ae shall not have been terminated 
by the notice of Termination; and if) take auch action as may be necessary 
0 * *® £ ^® Contracting Officer may : tract, for the protection and preservation 
of the property related to this e* tract which is in the possession of the 
oatractor ssid in which the Ctevarsa-ant has or may acquire any interest, At 
any time after expiration of the pleat clearance period, as defined in 
Section VIII, Armed Services frocuremamt Regulation, as it may be emended 
from time to time, the Contrast** stay eib*ait: to the Contracting Officer a 
list, certified as to quantity and quality, of any or all items of termin- 
ation inventory not previously disposed of, exclusive of items the dig- 
position of which has been directed or authorised by the Contracting Officer, 
and may request the Oovenmamt to «*mer« such items or enter into « storage 

V* ,a: £ !T 5 mt T <l5 > da ~ s thereafter, the 
uovertiment will accept title to mm » items and remove them or enter Into a 

storage agreement covering the »«*» SIO/XDSE That the list submitted shall 

to l Qr ^ ic * tUm °y tiw <■ neracting Officer upon removal of the 
items, or if the items ar# stored, itoln forty-five (45) days from the data 

^ ^ ?"* «* **-*-* to correct^ the list^ 

as submitted shall be made prior to final settlement. 

(c) After receipt of a SSetiee of Termteatioti, the Contractor shall 

l i:B **"*"**** i* the form and 

^ «*• Contracting Officer. Such elate 
fitted promptly but in no event Later than two years from the 
effective date of termination, unites one or more extensions in writing 
are granted by the Contracting Off!; er, upon refuse t of the Contractor 
md in writing within such two-year period or authorised extension thereof. 
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However, if the Contracting Officer i eterxinec that th« facts justify 
such action, be may receive and act pent any such termination dale at 
any thee after such twa-ysar parted ■ r any extension thereof. Upon 
failure of the Contractor to submit ta termination claim within the 
time allowed, the Contracting of fiat ■ my determine, on the best a of 
information available to him, thm as;»»t, if my, due to the Contractor 
by reason of the termination, d:aU shareupen pay to the Contractor 

the amount so determined. 

(d) Object to the previsions &f paragraph <c), the Contractor and 
the Contracting Officer may agree wj on the whole or any part of the amount 
or amounts to be paid to the Centre* tor by reason of the total or partial 
termination of work pursuant to thi * clause, which amount or amounts may 
Include a reasonable allowance for ; cofit oa work done, the contract shall 
he amended accordingly, and the Cot tractor shall be paid the agreed amount, 
nothing In paragraph («} of this e.uisee» prescribing the amount to be paid 
to the Contnietor in the event of trailers of the Contractor and the Con- 
tracting officer to agree open the vhei* amount to be paid to the Contractor 
by reason of the termination of w; t pursuant to this clsuse, shall ba deemed 
to limit, restrict, or otherwise d. temiae or affect the amount or amounts 
which may be agreed upon to be pal- to the Contractor pursuant tc this 
paragraph (d), 

(e> In the evant of the fail ra of the Contractor end the Contracting 
Officer to agree ee provided In paragraph (d) upon the whole amount tc be 
paid to the Contractor by reason rdf the termination of contract work pursuant 
to this clausa, the Contracting v" .-licet shall determine, on the basis of infor- 
mation available to him, the gmmt K, if any, due to the Contractor by reason 
of the termination and shall pay . j U $ Contractor the amounts determined as 
follow*: 

(1> For completed supplies accepted by the Government (or sold 
or acquired as provide# in paragraph (b) (7) shove) sad not 
theretofore paid for, t mm equivalent to the aggregate price 
for such supplies eew|- tad in accordance with the price or 
prices specified in the contract, appropriately adjusted for 
say saving- of freight £•:• other charges; 

(2) Tha total of— 

(i> Tba costs ineurrec in the parformsnee of the contract 
work terminated, * actMdtt*§ initial costs and pre- 
paratory expanse i Liveable thereto, but exclusive 
of eny coats atti : busable to supplies paid or to be 
paid for under paragraph (a) (l) hereof; 

(it) the cost of sett:: rag end paying claims arising out of 
the termination off worn under subcontracts or orders, 
ea provided in paragraph 0») <5) above, which are 
properly chargeable to the terminated portion of the 
contract (exclusive of amounts paid or payable on ac- 
count of euppllsf or materials delivered or services 
furnished by subcontractor* or vendors prior to the 
effective date e the Notice of Termination, which 
amounts whall h* included in the costs payable under 
(1) above; and 


12 
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(ill) Act allowscc for profit in keeping with the 

provisions of s« Kiev* 1 ,, Price Rsdetermtaetior., 
of the Schedule ■ erstr. 


(3> flie reasonable costs of sett lament, Including accounting, 
legal, clerical, and ot ■ »r uxpencss reasonably necessary 
for the preparation oi , liLlemant: claims sod supporting 
data with respect to fch • terminated portion of the contract 
arid for the. fcermLoacit*.* .tc-i sustt lament of subcontracts 
thereunder, together oil » reasonable storage, transportation^ 
mad other costs incurred in connection with the protection 
or disposition of ps«fe*-\y allocable to this contract. 


the total sum to he paid to tie Contractor under (1) and (2) of 
this paragraph (e) shall not escesc the total contract price as reduced 
by the amount of payments otitarvi* ; made ami as furthsr reduced by the 
contract price of work not tormina -mi.. Saenpt for normal spoilage, and 
accept t© the extent that the Gove- earn t shall have otherwise expressly 
assumed the risk of lea% there shell be excluded from the amounts payable 
to the Contractor as provided ia paragraph (e) (l) and paragraph (e) (2) (1), 
the fair value, as determined by t! * Contracting Officer, of property which 
ia destroyed, lost stolen, or dasei 4 a:? aa to become undeliverable to the 
Government, or to a buyer pursuant o paragraph <b) (7). 

<f) ^termination of coat# «*«er paragraph (c) or <e) hereof shall 
be in accordance with generally ace •, pled accenting practices and principles. 

Cg) 01# Contractor shall Have the right of appeal, under the clause 
of this contract entitled 'Bisputos : from any determination made by the 
Contracting Officer under paragraph..; (e) and (e) above, except that if she 
Contractor has failed to submit it# :laisa within the time provided In para- 
graph (c) above and has failed to sr* guest extension of such time, he shall 
have no such right of appeal. Ia «v ca m whera ths Contracting Offices* 
has made, a determinat ion of the mm tat due under paragraph (c) or («) above, 
the Govermaon t shall pay to the Coni ranter the following t (i) if there ia 
no right of appeal hereunder e t if so fciaely .ippeal has been taken, the 
amount so determined by the Contract . ag if fleer, or (11) if an appeal has 
bean taken, the amount finally determined on such appeal. 

(fa) In arriving at the amount . »« the Contractor under this clause, 
there shall be deducted (1) ail nalfci ildated advance or other unliquidated 
payments oat account theretofore tsada a the Contractor, (2) any claim which 
the Government may have against the » ntracter in connection with this contract 
md (3) the agreed price ter, or the . .roeaeds of sale of, any materials, sup- 
plies, or other things acquired fay U Contractor or sold pursuant to the 
provision* of this clausa, and not otherwise recovered by or credited to the 
Government 

(1) If the termination hereaass , be partial, prior to the settlement 
of the terminated portion of this contract, the Contractor may file with the 
Contracting Officer a request in writ ig for asi equitable adjustment of the 
price or prices specified in the contract relating to the continued portion 
of the contract (the portion mat tem. lated by the Police of TarminatiocX, 
and such equitable adjustment aa may agreed upon shall be made in such 
price or prices. 
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(j) The Covernawmt stay £rc* Ci»e to ti»e, under such terms and conditions 
es it way prescribe, make partial pays., eats and payments on account against costs 




E 4 1 sTP’"b'^ 




ifc ft 'A* "t 'if ^ 



1 : ~* \\ x ** ,f]i j 4 rr y~^T3t 11 


•1*1 £ 


£ is received by Che -ksatraetor to the date on which such 
3 Che Gov* resent , m&nsm, mmm t That so interest 
Lth respect to * y r>eh access payment attributable to a 


til 1 

tnu wmtiwiwr a cm;' uy reason or retention .or other tils- 

position of «i 

SrtaittAE Ion iaveator^ , st.il tan 113% aftnsv i>t» ..f 


(k> Out! 

ma- otherwise provided for is this contract, or by applicable 

statute, the ( 
period of six 
preserve sad t 
office o£ the 

Contractor, free the * If active date of tarrataafcioa and for a 
(6) years' after riist. settlements under this contract, shall 
•aka available to the ’overrment at all reasonable flees at ti 
Contractor but nitliw direct dtaree to the SaveetutMie . «i l I 




]/«i9 aa i*nu 

b lasted hareu« 

wwK-rsccor unear cat* conn race an* ra lacing t© the worst tar- 
ider, or, to the ext esc approved by the Contracting Officer, 

photographs, n 

licrophotographa , ox ei-Wr authentic reoroduetiona thereof. 


vmr* ? « tfKijif • r«r 



\W/ 1 W 1 * 

for foroiehinf 

v*t«.cwk.«. »twu ms mmmv y cnn voncraccor wxcn any etaer party 
; any of the completed or substantially conflated article#. 

spare parts es 

of the Concrac 

‘ work, herein contract «l fee, without the written approval 
tine officer as to scare** . 


(b) The 
Contracting Of 

-Contractor ebaii give specific advance notification to the 
‘Mam of may proposed ibeoatract hereunder which <i> la on 

a cast or coat 
exceeding In 4 

■•pin* -a- fixed- fee baa i, or <2J is on a fixed -price basis 
©liar amount either .;2 > We or five percett (5J) of the 

total amount, o 

J ! tMa eattCract. 


vf Mf * jTF 


1 -^. ~^T 1*4# 

S v-i -^bt 

[>€*? a *f 1 




I M I ,■ J 1 J 1 ^ ~- 


y# VT^I'liPf * fl 

s.gK.^ 1 ^ 1 g7 

IB 

bSii?iiIifiii‘ Wild f M '1 

SSSESESg 


:-iy »-l J -l j'- j -fl 

M K*.' ' T 1-41 4 iTMR - *’. b J 1 ’nllX j » 4 If if i ij M J ^ Tl i^, H 



wonviacLor sarsaa coat s eaoeaarrecr Biaced under this 


contract aba t.l previse tor payment on. 4 = eeat-plus-a-pareantage-of coat 
basis. 

J4 
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- .. thm Contracting Officer 3 
approve in writing any of the pwo*t 
sacfe approval or the consent of ths 
required by this clause a hail not 1 
mination of the acceptability of g;* 
approval specifically provides that 
of the acceptability of the aotoeoac 


*>» i» &ts discretion, specifically 
•ion* of a subcontract, llowavw, 
extracting Officer obtained as 
% eoaatroed to constitute & deter- 
* subcontract price, unless such 
it cone titutes a detemai nation 
-*act price. 


( f) ISie Contracting Officer s-«iy approve all or anv sart «a «-k» 

aS*™ .ri»v«i l, ' ,t w? i °* * , * t f ?*"’ "**“ " t “ t0 £1 * s CMClad or re 4 Mt.ee 
“ 1 **. i “”* d “ *>»«»» «*• roqulMMoto 

ininij, the Contracting iff**: -.c e consent to subcontracts as 
prescribed in paragraph (c) #bc ve . ® CCS 88 

22, INSPECTION ANB AUDIT 

(a) The Contractor agrees th*- its bocks and records and it® niar.t « 

rte'rL^il Tt y fc *“**'*“ l i« =»* perfoiMnte of thie oootreci, 

IL t « il cwnabla tinea fee Mhjnee to inspection and audit whan a „ d 
to the extent authorised by the. Cor ; mating Officer. 

feereuidL Mch of his subcontracts 

iS 08 8 C ?* t or »•* -Plua-a-fixed-fea or a price redetcr 
’ k C * tine-aad-isacjrial or labor-hour basis, provision 

cood“fo„ fudit „r^rf ‘h 13 i7 tBi Cc ° £nK£ «- *» extractor ah.ll 

' "* **"“ £ *’““ £ “ l to A, ao h, tH , 

23 . AVTri'MlZAf tm AMS CONSENT 

J^e Govettmmt hereby givas it* authorisation and consent *cr all 
useand mnufactur« of any patented .aventies in the performance of this 

h«reunrf»T°i'* *7 har#o£ or ^«n<fe**»nt hereto or any subcontract 
hereunder (including any lower-tier ubc-r tract) . 

24. GRATUITIES 

(a) Dm •Sovemmer.t nay, by writ 
falcate the right of the Gohfcractur is. 

Ifeund, after notice and hearing, by 1 
representative, that gratuities (fa 1 
otherwise) ware offered or given by t 
sentative of the Coatracter, to an;; c 
with a view toward securing a cent--*.- 
with raapecfc to the awarding or anrn-i 
usinaticns with raapect to the perform 
That the existence of the facte upon 
authorised representative stakes such 
be reviewed In any competent court. 


■tea notice to the Contractor, tar 
proceed under this contract if it « * 
ae Secretary or his duly authorised 
m rcr5a <3 f bntertaiaiseuit , gifts, or 
ie Contractor, or any agent or repra- 
iiic sr or employe® of th® Sovernraer t 
* accurlng favorable treatment 
• B 8» or the making of any deter- 
imee of ouch contract; PROVIDED, 
fbicii the; Secretary or hie duly 
-findings shall be in issue and «ay 


<b) In the event thie one trace a terminated as provided in mm 

«"■» W ”«“5- «" aUu : „mi.d “eS'^a. 

i .°t“ ?r” ia , th * «“ £ * wi. 
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an amount: (an determined by the s ?etery or Ms duly authorized repre- 
sentative) which shall he not lees :ha*» ehres nor more than ten t lines 
the costs Incurred by the Contract «? in providing any such gratuities to 
any such of fleer or employee. 

(c> the rights and remedies of the Government provided in this 
clause shall sot be exclusive and a *e in addition to any other rights 
and remedies provided fey law or trader this contract, 

onawManm -emwmn 

(a) The Government shall dot -er to the Contractor, for use in 
connection with and under the ten** of ehis contract, the property which 
the schedule, appendix, or the sj.=fe .fiCiitions state the Government will 
furnish (hereinafter referred to set Sovanswme - Furnished property'), 
the delivery or performance dates f:*t the supplies or services tc fee 
furnished by the Contractor under r =is contract are based upon the ex- 
pectation that Government - Furai eba* property of a type suitable for use 
will be delivered to the Contractor at the times stated in the Schedule 
or if not so stated in sufficient £ ; jrs to enable the Contractor to want 
such delivery or performance dates. In the event that Goveraaent -fur- 
nished property is net delivered u the Contractor by such time or times, 
the Contracting Officer shall, if % guested fey the Contractor, make a 
determination of ths delay oeeasio? d the. Contractor thereby, and shall 
grant to the Contractor a reasonable extension of time in respect of such 
delivery or performance dates. Hit Government shall not fee liable to the 
Contractor for damages or loss of j ofii by reason of any delay in delivery 
of or failure to deliver any or all of the Government -Fura l shed property, 
except that in case of such delay < . failure, upon the written request of 
the Contractor, m equitable adjust rant shall be made in the delivery or 
performance dates, or price, car fear , or is say other contractual pro- 
vision affected thereby, in accord* ca with the procedures provided for 
in the e Isaac of the contract cat it ad € hangea . 


(fe) By notice in writing the Detracting Officer may decrease the 
property furnished or to be fernisl d fe> the Government under this con- 
trast. In any such cue, upon the written request of the Contractor, an 
equitable adjustment shall be made : n the delivery or performance dates, 
or price, or both, and in any ©tfe m contractual provision affected by such 
decrease, in accordance with the pt eedurea provided for in the clause of 
this contract entitled Changes.' 

(c) Title to the Govemiveat l misfeed property shall remain in the 
Government . Title to Ckwernmaut -Ft : niahed Property shall not be affected 
by the incorporation or attachment I hereof to any property not owned by 
the Government, nor shall mash Gevtriawnt- Furnished property, or any part 
thereof, be or become a fixture or less its Identify as personalty fey 
reason of affixation to any realty. 

(d) The Government - Furnished , reparty shall, unless otherwise pro- 
vided herein, be used only for the . erformmee of this contract. 
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(a) The Contractor shall twi? air smi administer, in accordance 
with sound industrial practice, *. pfQgtmt for th® maintenance, repair, 
protect ion and preservation cf Govr mnseitt -Furnished property, until 
disposed of by the Contractor in accordance with this clause. In the 
event that dama&sd or defective srmwasit -Furnished property is 
delivered to the Contractor, or «.n; other damage occurs to Government 
furnished property, the risk of which has bean assumed by the Govern- 
ment under this contract, the GawatrsaeBt: shall replace such items or 
the Contractor shall stake such re*n r slf the property as the Government 
directs; PtOfXMd, BOUSFES, that it the Contractor cannot effect such 
repair within the time required, ff Contractor cay reject sack property. 

The contract price includes ro crag :asaati m. to the Contractor for the 
performance or any repair or repJ a* amau for which the Government is 
responsible, and an equitable adju? mees. will he made in the contract 
price for any such repair or replat .Meat of Government -Py rr.iahed property 
made at the direction of the Goven wot » jtay repair or replacement for 
which the Contractor ie responsible under the provisions of this contract 
shall be accomplished by the Contra tor at its own expense. 

(f) (1) Except for loss, dee .ruction or damage resulting from, a 

failure of tha Contractor due to wi. Life l misconduct or lack of good faith 
of any of the Contractor's manager; i parsowval as defined herein, to 
maintain and administer the prograi for the maintenance, repair, pro- 
tection and preservation of the Ckj* nr&iahed property, as required 

by paragraph (#) haraof, and execpi m specifically provided in this cow- 
tract,. the Contractor shall cat be « fable for lose or dee t ruction of or 
damage to the. Gcnrernsnent-furnlehcd rap arty (A) caused by any peril white, 
the property is I® transit ©ff tha. out rector ’a premises, or (B) caused 
by any cf the following peril# wfei^.t the property is os the Contractor'® 
or subcontractor premises, or or: m y ether premises where such property 
may properly be located, or by rma -el therefrom because of any of the 
following perils: 

(1) Fire; lightning; wi» seen;*, cyclone, tornado; bait; aaqpleeion; 
riot, riot attending a strike, civil, commotion; vandal Iks end malicious 
mischief; sabotage; aircraft « objects falling therefrom; vehicles 
running on land or tracks, ext Lading vehicles owned or operated by tha 
Contractor or any agent or suaj. ‘oyee of the Contractor; smoke; sprinkler 
leakage; earthquake or volcanic eruption; flood, meaning thereby rising 
of a body of water; hostile or warlike action, including action in 
hindering, combating, or defat in 3 against an actual, impending or 
expected attack by any govern* .-"ae or sovereign power (de jure or da 
facto), or by any authority uiung uiitary, naval, or air forces, 
or by am agent of any such gam^wasamt, power, authority, or forces; or 

<H) Other peril, of a. t: pa not listed above, if such other peril 
is customarily covered fey isar-mase Cor by a reserve for self-insurance.) 
in accordance with the normal j roc: ice of the Contractor, or tha pre- 
vailing practice in the industry In which the Contractor is engaged 
with respect to similar proper :y la the same general local®. 

The peril® m set forth in O) and B> »bove are hereinafter called "excepted 
perils. 
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t/V I VI W V V“TVW I VVVVV V 

W *■#.*<** «H»jr W* 4. ta managers, superin 

tendents, or other equivalent rep* 5 tentetivus alio have supervision ©r 
direction of (I) all or substantially all oil the Contractor's business 


(II) ail or substantially all of the abstractor ’a operation at any ©no 
plant 

(til) a separate and complete major industrial operaticn in connect ion 
with th# performance of this eonsr j ;t. 



(ii> The Contractor regresses » that it is not including la the prica 
hereunder, and agrees that it will »t hereafter include in any price to 
the <&>vsrtwae«t, any charge or reserve for insurance (including self- insur- 
ance funds or reserves covering l&m or destruction of or damage to the 
Government -Furnished property cans :4 by any excepted periol ) . |\\ (_ 

(iii) %<m the happening of loss or destruction of or damage to any 
Cfoveraramit-Fursiahsd property ems r! by an grxcepted peril, th* Contractor 
shall notify the Contracting Officer thereof, and shall cowmtaicat# with 
the Cos® and Salvage Organisation, f any, now or hereafter designated by 
the Contracting Officer, and tilth t :e assistance of the toss and Salvage 
Organisation so designated (unless :h* Contracting Officer has directed 
that no such organisation be ® :p! cr • sd) , shall take all reasonable steps to 
protect the Govemrasnt -furnished pr >p*rty from further damage, separate th* 
damaged and undamaged Governs-aut* F- -aie'iut! property in the best possible 
order, and furnish to the Contract?, ig Officer a statement of: (A) the 
lost, destroyed and damaged Govern! sat Furnished property, (8) th* time and 
origin of the. lose, destruction or Scrags, (C) all known interests in com- 
mingled property of which the Geverrassst- furnished property is a part, and 
(0) the insurance, if any, covertuj aay part of or interest in such com- 
mingled property, the Contractor » all be reimbursed for the expenditures 
made by it in performing Its oblige; lone under this subparagraph (lit) 
(including charges made to th# Cent actor by the loss and Salvage organi- 
sation, except any of such charges he payment of which the Government has, 
at ita option, assumed directly ) , t frfea extent approved by tha Contracting 
Officer and set forth io a Suppierst • tai Agreement , * 

(Iv) With the approval of th* Contracting officer after loss or des- 
truction of or damage to Government Furnished property, and subject: to such 
conditions and limitations as may l iswosad by tha Contracting Officer, the 
Contractor stay, in order to minimi, im tha loss to the Government or in order 
to permit resumption of business m the like, sell for the account of the 
Government any item of Government lurtiished property which has been damaged 
beyond practicable repair, or whicl ia so coaming led or combined with property 
of others, including tha Contractor Chat separation is impracticable. 

<v> Except to tha extent of *• y loss or destruction of or to 

Gwermaent -Furnished property for r< ich the Contractor is relieved of lia- 
bility under the foregoing provisions of this clause, end except for reasonable 
wear sad tear or depreciation, or the utilisation of th* Govarament -Furnished 
property ia accordance with the precisions of this contract, tha Government - 
Furnished property (other than property permitted to be sold) shall be re- 
turned to the Government in as good condition as when received by the Con- 
tractor in connection with this cosi race, or as repaired under paragraph <«) 
above , 
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(vi) I® the event the Contractor ta reimbursed or compensated for 
any loss or destruction of or 4mm - e to the Government- Furnished Property, 
caused by m excepted peril, it shell equitably reimburse the Government . 

The Contractor shall do nothing t* prejudice the Government *« right to 
recover against third parties for • ny such 1 ess, destruction, or damage 
and, upon the request of the Costsacting Officer, shall at the Govartaseftt's 
expense, furnish to the Goverc.-se.-t all reasonable assistance and cooperation 
(including the prosecution of suit tm4 the execution of instrument# of 
assignment i® favor of the Savaraa . at) in obtaining recovery. 

Cl) The Contracting Officer - r his duly authorised representative 
shall at all reasonable times have senses to the premises wherein any 
Government - furnished property is i cac.-ti. 

<h) i^pon the consist ion of t is contract, or at such earlier dates 
as assy be fixed by the Contracting Officer, the Contractor shall s-ubiaic, 
in a fom acceptable to the Contra- ting Officer, inventory schedules 
covering all items of Government -furnished property not consumed in the 
performance of this contract (including any resulting scrap), ©r not 
theretofore delivered to the ©sweat - went,, and shall deliver or make such 
other disposal of such GovernRant* Furnished property, as may ha directed 
or authorised by the Contracting ff finer. ileewarable scrap from Govern- 
ment furnished property shall he repeartod in accordance with a procedure 
and in such farm aa the Contract!*; Officer nay direct . The net proceeds 
of any such disposal shall bs ersii tad to the contract price cr shall tee 
paid in such other manner as the ntr acting Officer may direct. 

(i) Directions of the Centra-;, ting Off Lear and communications of the 
Contractor Issued pursuant to this clause shall be In writing. 

RIFO&TXSSG OF lOYALTISS 

Use provisions of this class* shall ©* applicable only if the amount 
of the contract Is in excess of SI ,000 . 

(a) The Contractor shall rap ; rt in writing (in quadruplicate) to the 
Contracting Officer as soon as practicable after execution of this contract 
whethar or not any royalties ta esses* e-f $215© have been paid er are to be 
paid by the Contractor directly to any person ©r firm in connection with the 
performance of this contract. If *©yaltle# in excess of $250 liave been paid 
or are to be paid to any person or fire, the report shall include the fol- 
lowing items of information with r ; spoct to such royalties (including the 
initial $250). 

(1) The name and address #£ itch licensor to whom royalties in 
excess of $250 have >«.?« >ait2 or are to be paid, 

(2) The patent numbers, pa- a., i application serial numbers (with 
filing dates), ©r ©thsr ienrtf teat ion of the basis for 
such royalties, 

(3) The manner of computing She royalties constating of (i) a 
brief identification of ; *eh rsppaity -bearing unit or process, 

(it) the total amount- of royalties, and (Hi) the percentage 
rate or dollars and cants amount of royalties on each such 
unit or process ; PRO /log: that if the royalties cannot be 
coaputad in terms of units or delivers and cents value, then 
other data showing the aimer in «ifeieh the Contractor compares 
the royalties. 
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(fo) in lieu of furnishing a mnatt under paragraph (a), the Coa- 
tractor may furnish a single, ecnpo dated report for each accounting 
period of the Contractor daring whir’-, the Contractor has contract® with 
the Government , provided the Contra* ’.or me requested and obtained the 
prior written approval of the Coat rr ting Officer. Such consolidated 
report shall be furnished, when the urn Ishlng thereof has bam approved, 
in the number of copies as approved, as soon as practicable after the 
close of the accounting period covet d by the report. Such consolidated 
report shall be made in accordance tr.l eh "on tractor’s established accounting 
practice and shall include. £cr the accounting period, the total amount o£ 
royalties accruing to each licenser ..t « rate in excess of $1,000 pec annur. 
on the Contractor’s over-all business;, together with <i) the same and' address 
of each such licensor, (it) the patent asaabtra, patent application serial 
numbers {with filing dates), or otbe identification of the basis for such 
royalties, (iii) a brief description of the subject matter of the license 
under which royalties are charged, < v) the percentage rate or unit amount, 
or if the royalties do not accrue b*- rata or unit amount, such other data 
showing the wanner by which tbs reys • accrue to licensor, and (v) an 
estimate or approximation {without fetal led accounting) of the portion of 
such royalties that may be- attributable to Sovarnmnt contracts., fits con- 
tractor shall. If requested by the G -varment, furnish at Geveroaanf: expense 
a more detailed allocation of such royalty payments attributable to Govern 
mast contracts, 

(c) In the went that the Gout actor requests written approval to 
furnish consolidated reports wade* paragraph (b) above, the Contracting 
Officer shall promptly consider tfe« aqeaet and furnish to the Contractor 
a latter stating whether or not the aqoest is approved and, notwith- 
standing any such approval, the Cent acting Officer shall have the right 
to question any such subsequently ft -wished report as to accuracy or 
completeness of data and to ask for ddltionai information., the Contractor 
shall furnish a copy of such latter f approval to the Contracting Officer 
administering thia contract. 

(d) After payment of eighty pet east (301) of the amount of this 
contract, as from time to time amend- -4, further payment shall be withheld 
until a reserve of either (i) ten percent (10JL) of such amount or (if) 

$5,000, whichever is lass, shall bar baaa set aside, such reserve or the 
balance thereof to b# retained until the Contractor shall have furnished 
to the Contracting Officer the reporr called for by paragraph (a) hereof 
or the copy of the letter approving sc ha Contractor *# request to furnish 
the report under paragraph (b) ; fEC ! 'IDSB that no amount shall continue 

to be withheld from payment for the causes specified in this paragraph (4) 
if the Contracting Officer shall find that the Contractor has not been, 
furnished a letter as required by paragraph <c) within a reasonable timer 
after making written request to tub*- 1 a single, consolidated report under 
the provisions of paragraph (b) of this clause; and PS0V1DLD FURTHER that 
the Contracting Officer may, in Ms iscrctioR, order payment to be with- 
held in the amount and manner above provided If the report called for by- 
paragraph (a) la unsatisfactory dr i Che report called for by paragraph (b) 
is due but has not been received, or if received, is found to be unsatis- 
factory. Ko amount shall be withbel uadter this paragraph when the sdniuuw. 
amount specified by this paragraph in being withheld under ether provisions 
of. this contract. The withholding pi! my amount or subsequent payment 
' thereof to the Contractor shall net he sorustraed as s waiver of any right 
accruing to the Government under this contract. 
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m&wmm of alishs 

If this contract call* for fas ttiahing or constructing aircraft, 
aircraft pares, or aeronautical mt ssaoria#,, no aliens employed by 
tha Contractor shall be permitted to hare access to the plans or 
specifications, or the work under s oust ruction, or to participate in 
the contract trials, without the written consent beforehand of the 
Secretary or his duly authorised r : ?res tntakive. 

MILITARY SECimm ISQOIRSJiEJrrS 

(a) Xb« provisions of this c 1 suse shall apply to the extent that 
this contract involves access to security information classified ‘Top 
Secret,' 1 - “Secret," or ! 'Confidential .* 

O) Government shall notify the Contractor of the security 

classification of this contract and the sienants thereof, and of any 
subsequent revisions in such security classification, by the use of s. 
Security Requirements Check Jtst (*S Form 254) and Appendage thereto 
(DO FOra 254 -1). 

(c) To the extent the Govern - set Mas Indicated as of the date of 
this contract, or thereafter indie i : eg* security classification under 
this contract as provided in paragraph (b) above, the Contractor shall 
safeguard all, classified elements at this contract and shall provide 
end maintain a system of security : jntrols %rithis its own orgeri action 
In accordance with the requires^ tt of (i) the Department of Defense 
Industrial Security Manual for 3«f Moarding Classified Security Infor- 
mation as in effect on date of this* contract, which Manual is hereby 
incorporated by reference and made i part of this contract, <ii) any 
amendments to said Manual required ty the demands of national security 

as determined by the Government and made after the date of this contract, 
notice of which has bean furnished to the Contractor by the Contracting 
Officer, and (iii) those provision i of written agreements entered into 
by the parties pertaining to the adaptation of the Manual to the Con- 
tractor’s business . 

(d) Designated represantati. v t of the Government responsible fee 
inspection pertaining to industrla security shall have tha right to 
Inspect at reasonable intervals tie* procedures, methods, and facilities 
utilised by the Contractor in co**p yiag with the requirements of the 
terms and conditions of this cXaneo. fihouldl the Government , through its 
authorised representative, detamU. i that the Contractor has not complied 
with such requireaeBts, the Coveron sat shall Inform the Contractor in 
writing of the proper action® to 'm- taken in order to effect compliance 
with such requirements. 

<«) If, subsequent to the oat t of this contract, the security 
classifications or requirements b». -x this contract are changed by the 
Government as provided in thia cJat ;e end the security costs under this 
contract are thereby increased or r‘ serene ed, the contract pries shall be 
subject to m equitable adjustment »y mason of such increased or decreased 
coats. Any equitable adjustment si til be accomplished in the same manner 
as if such changes were directed at ier the clausa in thfe contract entitled 
Changes. 


21 
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(£> The Contractor agrees t« insert, in all subcontracts hereunder 
which Involve access to classified security information, provisions which 
shall confor* substantially to the language of this clause, including this 
paragraph (f) but excluding the lent sentence of paragraph (e) of this clause. 

(g) The Contractor also agrees that lit ahall determine that any sub» 
contractor proposed by it for the furnishing of supplies and services which 
will involve access to classified t scurlty information in the Contractor's 
custody has been granted an appr-cp; Late facility security clearance, which 
is still in offset, prior to being accorded access to such classified 
security information. 

DEtAY IS D8UV8SY OF DATA 

(s) It is understood that the efficient uae by the government &£ the 
supplies called for hereunder requires that the data called for hereunder 
be delivered net later than the tlwe ©* respective times herein specified. 

X£ ®uch wot d^llvdcud %%. Hi®© &x tlitf&s * fch .©- ®©y 

et its election, so long as such 4Ut.ce remeisi undelivered, unless the delay 
in delivery thereof arises out of cause# beyond the control sad without the 
fault or negligence of the Contrnc • >r withies the meaning of the clause hereof 
entitled Default, withhold payment: to the Contractor's vouchers of the 
amounts then due, refuse approval of the Contractor 's vouchers and refuse to 
accept further deliveries hereunder froa the Contractor or take any other 
action authorised by law or r egulat ion now cr hereafter in effect including 
termination of tha contract for default to the extent and in the manner 
authorized by said clause, and may ake any or all of the foregoing action# 
separately or in combination. 

{hi The provisions of this c.. .use shall only be applicable to technical 
data, auch as handbooks, service mammals, or other information necessary for 
the proper maintenance or servicing of the end Items eeilsd for herein. 

COPYRIGHT 

Ca) fhe Contractor agrees to and does hereby grant to the Sovarement, 
and to Its officer*, agents end eeg oya<i* acting within the scope of their 
official duties, (1) a royalty- free- , nouaxcluaive and irrevocahla license, 
t© reproduce, translate, publish, eic and dispose of, and to authorise 
others so to do, all copyrightable i«t«tUl first produced or composed and 
delivered to the government under ti is .:cntrsct by the Contractor, it# 
employees or any individual or cencr m specifically employed or assigned 
to originate and prepare such sates I el; end (ii) a license as aforesaid 
under any and all copyrighted or copyrightable work not first produced or 
composed by the Contractor in the performance of this contract but which is 
incorporated is the material furnli'r sd under the contract, provided that such 
license shall be only to the extent tha Contractor now has, or prior to com- 
pletion or final settlement of the smtrset may acquire, the right to grant 
such license without becoming liable to pay compensation to others solely 
because of such grant. 

<b) The Contractor agrees the: it will exert ell reasonable effort to 
advise the Contracting Offices at tv? time of delivering any copyrightable 
or copyrighted work furnished under this contract, of any adversely held 
copyrighted or copyrightable material incorporated in any such vork t md of 
any invasion of the right of privacy therein contained. 
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Tha Contractor agree* tc i pot t to th# Contracting Officer, 

<£ .S *£u, «y «tu. ot ®* »»- , 

by th. *««*« -1th to «, -«Ul 

delivered under this contract . 

FI UNO OF FATI3ST APPLICATIOSS 

(a) While end ao long ae the subject matter of thia wnt**** ** 
classified Secret’' or higher, the Contractor agraaa that, before filing 

, to fa §i\md & patant app l leation dlae losing any of naid subject 
or e cueing to ha e P* t ho Contracting Officer 

matter, it will refer the proposed * • . 

m _ j.-minaHan whether, for reai-f- ee of national security » »»■“ **rr 

!wd b« kwt secret or the tae««*ce of a patant thereunder others 
, - j under nertlnent statu:. sa or regulations ; and the Contractor 
utM t/ottmi m| Instruetloni = tymi by eh- Coatr.ctln, OfHeat l- this 

«y « UfrtU. not tolll..uch.pp - 

IQ-., ag the Contracting il fiocr consider* that such filing would 

*■—■«** «*»•« "S 1 * 

tractor no: to *11. «eh W 1U«1». , »h. tortMttor Mtaltto 
Contracting Officer a written request, addressed to th * *L 

reconsideration of such direction, _1 at pending action by the Secretary, 
the Contractor shall observe such Isttuction. 

'.abject matter of this contract ia 
actor agraaa to furnish to the Con- 
pUor to filing or causing to he filed 
of said subject matter, a copy of such 
ir, for x arsons of national security, 
•ret or the issuance of a patent tfeera- 
.*M*«i etetutes or regulation#; and the 
itructicrus of the Contracting Officer 


(b> While end eo long ae the 
classified ’Confidential**, the Com 
treating Officer, at the time of or 
e patant application disclosing •*' 
application for determination wheth 
such application should ha kept *•= 
under otherwise delayed, wader per". 
Contractor agree# t© observe any ta- 
in this regard . 

pAtssT mcaiTs 

(a) As used in this clause, 
meanings set forth he low s 

(i) the term ‘Subject I? 
ment or discovery (whether or 
actually reduced to practice t 
cation filed prior to bagtnni: 
forth) either (A) in the pari? 
mental or research work cal law 
the performance of any e*pert» 
relating to the euhject mat tat 
the understanding that e coni 

(ii> The term Technics 
by or working under contract 
contractor whose reaponsibi If 
to the Government ia Invent L« 
forth in paragraph (f) of thi 
by reason of the. aature of hS 
formaoee of this contract, w 
invention*. 


ic following terras shall have tho 


mention means any invention, improve- 
aet patentable) conceived or first 
unless disclosed in a patent appli- 
g the performancse hereinafter set 
tsaei of the experimental, develop- 
I for under this contract, or (1) in 
ental, developmental or research work 
of thia contract which was don* upon 
act would be awarded. 

i, verscnnal means any peraon alloyed 
ii«b theContrectcr (other then a sub- 
tle* with reaper t to rights accruing 
is arising under subcontracts are act 
»i eiauae), provided that such parson, 
n duties is connection with the per- 
ils reasonably bo expected to make 
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(Iii) 1 he terms suboontract am! sul^con tract or' mean any sub- 
contract or subcontractor of are contractor, and any lower-tier 

subcontract or subcontractor: aider thin contract. 

(b) The Contractor agrees to tnd does hereby grant to tba Government 
an irrevocable, nonexclusive, nontic.m*£srable and royalty- free license to 
practice, and cause to be practice!* for tba Government throughout the world, 
aach Subject Invention in the menafaefcure, use and disposition according to 
law, of any article or Material, and lit the use of any method; PRGVI&fD, 

HOWEVER, That with respect to £i) any Subject Invention made by other than 
Technical Personnel, (ii) any M|«$t Invention conceived prior to any per- 
formance of this contract as set fo«ik in paragraph (a) above but first 
actually reduced to practice in tbs eaurse cf any each performance, and 

(iii) the practice of any Subject “ ixv action la foreign countries, the said 
license and other rights hereinafter provided shall be to the extent of 
the Contractor's right to grant the same without incurring any obligation 
to pay royalties or otbsr component on to others solely on account of said 
grant, nothing contained In this paragraph shall be deemed to great any 
license under any invention ether t tan a Subject Invention. Any license 
granted herein shall not convey any right to the Government to Manufacture, 
have manufactured or use any Subj er .. invention for the purpose of providing 
services or supplies to the genera.: public in competition with the Con- 
tractor or the Contractor's ceesem at licensee in the licensed fields. 

(c) The Contractor agrees as eiiuwst (i) to make written disclosure 
promptly to the Contracting Officer of each Subject Invent icr. which reaso«a% 
appears to be patentable and to am-.-t all reasonable effort to make such dis- 
cloeure not later than six months ester first publication, public use or sale; 
(ii) to specify, at the time of tut disclosure, whether or not said Subject 
Invention has be** or will be ciait.4 in a United States patent application 
and unless it thsraafter not! flea the Government to the Contrary not later 
than eight (8) months after first publication, public use or sale, to file 

or cause to be filed in due form m*i el am a United States patent application 
covering each Subject Invention to pacified; (iii) to the extent of the 
Contractor 'a right to do so, to deliver to the Contracting Officer such duly 
executed instruments (prepared fey the Government) of assignment, application 
papers and rightful oaths as are ns* asset? tc vast in the Covstment the 
sol* and exclusive ownership of, atii the right to apply for and prosecute 
patent applications covering meb Subject Invention which the Contractor 
does not specify as aforeaaid (or having so specified, thereafter notifies 
the Government to the contrary), s*Lja»t, however, to the reservation ©£ a 
nonexclusive and royalty- f res Ucsa « e ti.ereubdar to the Contractor (and to 
its associated and affiliated comp* les, if any, within the corporate structure 
of which the Contractor is a part) , which license shall ba assignable to the 
successor of that pert of the Coettoctor's business to Which it pertains; 

(iv) to furnish promptly to the Coer resting officer on request an irrevocable 
power of attorney to Inspect and ante espies of each United States patent 
application as filed by or on behah of the Contractor covering any Subject 
Invention; <v) in the event the Cov tractor electa not to continue prosecution 
of any auch Baited States patent application filed by the Contractor, to so 
notify the Contracting Officer net Lees then sixty (£G) days before the 
expiration of the response period, i;nd upon written request, to deliver to 

the Contracting Officer, to the extent of the Contractor's right to do so, a duly 
ejeevted assignment to the Ctovatniasnt of the entire rights to such patent 
application and any Subject Invent in chained therein subject to a reser- 
vation as specified in (iii) above; and (vl) to deliver to the Contracting 
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Officer duly «x*cuted instrument# ly coefitwstory of any license rights 
herein agreed to be granted to the l« v*ri*we»t, If. to the beat of the 
Contractor's hnowiedge and belief, invention* have been conceived or 
first actually reduced to practice * -dar this contract, the Contractor 
shall so certify to the Contracting jffieer. 


(d) The Contractor agrees to a 
to the full extent of the Coer 
of compensation t© others, tho right 
governmental purposes (lec lading tka 
for their use as the na* ional in ter 
all, or any pert of the reports, draw 
information specified to be deliver * 
under this contract j W091D8D, how: 
par ag raph shall be desmod, directly 
under any patent now or hereafter i 
anything else ceiled for by this co- 


ld eons hereby grant to the Govern - 
rector's right to do so without payment 
tc reproduce, use and disclose for 
right to give to foreign governments 
at of the United States may demand) 
lege , blueprint*, data and technical 
.1 fey the Contractor to the Government 
#er, that nothing contained in this 
it by implication, to grant any license 
sue* or to grant any right to reproduce 
tract. 


{«) until the Contractor has i slivered to the Government the dis- 
closures required by paragraph <«) t f this clause «*d the information 
as to any subcontractor required by paragraph <g) of this clausa, *'*»*• 
shall be withheld fro® final payees «nJer this extract ter. ^rcont(lOl, 
of the contract price or $5,000, whichever 1# smaller; PROVIDED, howeve , ^ 
that the withholding of the aferessid amount, or subsequent P*y&«»t *J|"*?* 
to the Contractor, shall not be so* *. trued as a waiver of any rights accruing 
to the Government under this contract; and F109IDSD further, that any amount 
so withheld under this paragraph sKU not bs in addition to any 
withheld under other provisions of this contract. This paragraph ahal not 
be construed as requiring the Ccetincter to withhold any sawunt f^» * 
contractor to enforce casplisatv wf h th« patent provisions of a subcontract. 

(£) The Contractor agrees to v-xert all reasonable effort t© negotiate 
for the Incluslea In any ambe antra* he revoder of $3,000 cr more, in which 
payment is to be made for experirvar :al, developmental or research worfe,. ot 
thispatent rights claves or one awnrovad by the Contracting Officer. In 
the event of refusal 'by a subcontractor to accept such patent rights clause, 
the Contractor shall obtain the tm liter authorisation of the Contracting 
Officer (which authorlrstion may bet granted with respect to a particular 
subcontract) to proceed with the s* i«©r> tract, and shall cooperate with cha 
OoTatmmnt in the negotiation with *ech subcontractor of a mutually acceptable 
patent rights clause; FR0VID8D, h rever, tl*t the Contractor shall in any 
event requires the subcontractor to jre*»t to the Government pateev rights 
under Subject Inventions of no law scope Mid on no less favorable terms 
than those which the. Contractor has under such subcontracts, except that 
ia no event shall the subcontracts’-: be required to grant to the Government 
patent rights i» excess of those h-- rein agreed to be granted to the 
Government by the Contrac tor . 


(g) The Contractor agrees to 
of any subcontract containing a pa 
Contracting Officer e copy of such 
exacting Officer when such a jbeont 
with respect to such subcontract « 
beneficiary; and the Contractor m 
rights that tho Contractor would I 
subcontractor with respect to Sub* 
be obligated to enforce the agrees 
to a patent rights clause in sey * 


aerify the Contracting Officer in writing 
- set rights clause to furoibh to the 
clause, <ind promptly to notify the Cos- 
set ia completed. It is understood that 
ausv, the Government is a third party 
;-afey assigns to the Government all the 
V c to enforce the obligations of the 
et inventions, Tho Contractor shall net 
unts of any subcontractor hereunder relating 
bear, tract. 
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(fa) feftten the Contractor t how# that It liss been delayed in the per- 
formai see of thi« contract by reason >f it* inability to obtain, under 
reasonable taw* that include a aaisabls patent right* clause, a qualified 
subcontractor for any part ice iar part, item or function of this contract 
for which the Contractor itself feds not have available facilities or 
qualified personnel , the Contractor * $ delivery dates shall be extended 
for a period of time equal to the d ration of such delay; and, upon request 
ef the Contractor, the (detracting officer sliall determine to what extent 
if any, said additional oxtensten of the delivery dates, and an increase in 
contract price based upon additional easts incurred, are proper under the 
circumstances; end the contract aha 1 1 he modified accordingly. If the 
Contractor, after exerting all resaleable effort, ie usable to obtain a 
qualified subcontractor a* sat fort*; above, the Contractor say submit to 
the Contracting Officer a written jh quest fair weiver or modification of the 
requirement that a suitable patent rights clause be included in the sub- 
contract. Such request shall sped rically state that the Contractor lias 
used all reasonable effort* to obtain such qualified subcontractor and shall 
cite the waiver or termination prof! Sion hereinafter set forth. If, within 
thirty- five 05) days after the d*i of racelpt of such request for a waiver 
or modification of said requirement shall 'be deemed to have been waived by 
the Government. If within such period the Contractor shall receive a written 
denial of such request by the Coatt meting Officer, this centra® t shall there- 
upon automatically terminate end cl-- rights and obligations of the parties 
shall be governed by the provision# of the clausa of thia contract entitled 
Termination for Che Convenience of the Government jest as if a notice of 
termination had been delivered to the Cent tee tor specifying that the Contract 
was terminated for the convenience it the Government. 

(1) Notwi the tend! ig the reqai r aments of subparagraphs (f) and <h) of 
this clause, the Contractor shall act be required to negotiate for inclusion 
of thl a patent rights clause is any subcontract issued hereunder whensoever 
such negotiations would Jeopardise r conflict with security considerations 
established in connection with ttii* contract. **>eo, for reasons of security, 
the Contractor exercises the except o« allowed by this subparagraph with 
respect to inclusion of standard gr erases t patent rights language in my sub- 
contract, the Contra® tor shall ebfc*» « its lies thereof, in such contracts, patent 
rights agreements of the type and tcops representative of standard ceewarcial 
practices in this regard followed l;, the Contractor and the subcontractors 
involved. 

33. FURRISBIHG Of HATSRIAX.S OR SUPf-LlI! A! mg fiOVSRIMEhrS OPTION 

the Government my at Its ©pfci ® from tins to tine furnish the Contractor 
with materials or supplies act ©fet* inable in the open market end which are re- 
quired fey the Contractor for the jx forawmee of this contract . In such event, 
an equitable reduction in the c«ti «t price shall be made prior to the delivery 
of such materials or supplies to t%- - Contractor, or as soon thereafter as 
possible, but in no event later then thirty (30) days after such delivery. 

34, fflfiuzmti at mix bbsiriss coccur 

(a) It is ths policy of the R varwasat as declared by the Congress to 
bring about the greatest utilised! ; of small business concerns which is 
consistent with efficient production. 


b 
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(b) fhe Contractor agrees tc accomplish the mastiwuEi amount el sub- 
contracting to small business concur' a t ••at the Contractor finds to b# 
consistent tilth che efficient perfot • mnca of this contract. 

SHIflffiMTS 

<a> Mode of Shipmen t - Unless -the raise provided in the contract or 
unless the Contracting Officer, act: sg under the ‘’Changes' clause hereof, 
directs in writing otherwise, all amjiplias tc be furnished under this 
contract shall be delivered to the Ckwermaant f.o.b, cars or carrier*# 
equipment at the Contractor's or « ^contractor *a plant or plants (or point 
or points nearest thereto that rail •arrier service is available). If the 
Contracting Officer directs in writ' ig that a*y of the supplies to be fur- 
nished hereunder be shipped other C an fey rail, the Contractor shall be 
re Irabu r sad for transportation costs .nc-wcfad in transporting such supplies 
from the plant to tha designated ear -risr . 

(b) f, 0. 1, Carrier's fqsj sipai*mt ~ ’dwirurrar it is provided In this 
contract that supplies called fir u . ier this contract shall be delivered to 
the Government:, F. 8. I- Contractor * pleat, any shipment occupying suf- 
ficient space in a railroad car to met U«t« a carload shipment subject 
to carload freight rates shall be p ; >per l y and adequately loaded la freight 
cars by tha Contractor and any ship: set subject to less -than- car load freight 
rates shall b» delivered by the Cos: rector into the carrier’s possession at. 
the Contractor’s plant, or at the p infc or points nearest thereto at which 
delivery can be effected. Ail said sfcipnsatu shall be made on Government 
Mils of lading mad the Contractor seal! mako application therefor cm, the 
form, and to the Transpor tat Ion Off Ice, designated by the Administrative 
Office shown on the cover page here* f . in inserting descriptions in 
Government bills of lading, the Coe- meter shall comply with the rules and 
provisions of the freight classifications and tariffs of the carrier or 
carriers involved. 

( e ) p, q. g, - v- answer It is. provided in this contract 

that supplies shall he delivered f.o.b, specified destinations, such sup- 
plies shall be shipped direct by the Contractor to tha specified destinations 
on commercial bills of lading, at t ha aspens* of the Contractor. 

(d) Shipp ing In structions -if not otherwise provided herein, neaea 
of consignees “of sll supplies to* hi delivered by the Contractor hereunder 
will be furnished to the Contractor in writing by the Contracting Officer 
at a later date. Request therefor shall be made to such address ae the 
Contracting officer my direct, out later than thirty (30) days prior tc- the 
date on which any of the articles ana reedy for shipment . 

(e) tot ice of Shipments - At he time of delivery of any shipment of 
supplies to a carrier' for transpsrtntf ©a, the Contractor shall give prepaid 
notice of shipment to the consigner establishment, and to such other persons 
or installations designated by the ontnseting Officer, in accordance with 
instructions of the Contracting t ?.* car If such instructions have not been 
received by the Contractor at least 24 touts prior to such delivery to a 
carrier, the Contractor shall recur e instructions fro® the Contracting Officer 
concerning the notice of shipment t* be given. 

{£) Com putation of Delive rs *; .me - For the purpose of determining the 
fulfillment of this contract sc far as delivery dates ere concerned, in tha 
event the delivery point or point a .:r« not the same as tha point or points of 
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destination, tha time of delivery «4: the a applies shell be the date of 
delivery to the carrier ready for Mttpment to destination. 

(g) dhiggents by the Govern-a t - Sheiaaver any articles, supplies, 
or other items are delivered by the ©overiuwsi&t to the Contractor » unless 
otherwise provided herein, they aha : 1 ha delivered to the Contractor, f.e.b. 
car®- or carrier’s equipment at the s leasts of Contractor or the point or 
points nearest thereto that rail carrier service i® available. 


36 . c * tacowis 

The Contractor agree® that tm Contracting Officer or any of his duly 
authorised representatives shall, v* til the expiration of three years after 
final payment under this contract. Save sccces to and the right to exaudne 
any directly pertinent books , doe us . nts , papers and records of the Con 
tractor Involving transactions re mm ad to chia contract, including sub- 
contracts hereunder, 

37. RSKEQOTimCN 

This contract shall not he iui act either to the provisions of the 
Vinson -Trammell Act as wnandad and rstsrided (34 If. S. Code 496, and 10 U.S. 
Code 311) or to any other act of tin Congress, whether heretofore or here- 
after enacted, providing for the rtu agotlation of Government contracts. 


2'i 
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